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Message Text 


UNCLASSIFIED 

PAGE 01 MOSCOW 00906 181731Z 
60 

ACTION EUR-04 

INFO OCT-01 ISO-OO COME-OO /005 W 

016320 

R 181544Z JAN 74 
FM AMEMBASSY MOSCOW 
TO SECSTATE WASHDC 5444 
INFO AMEMBASSY VIENNA 

UNCLAS MOSCOW 0906 

DEPT FOR EUR/EX - DEASON 

E.O. 1 1652: N/A 
TAGS: AFSP; BEXP, AU 

SUBJ: FUNDS REQUIRED TO COMPLETE MOSCOW COMMERCIAL OFFICE 
REF: STATE 002688 AND MOSCOW 0232 

1 IN RESPONSE TO DEASON/PUTNAM TELCON, THE FOLLOWING COVERS 
FINANCING REMAINING COSTS FOR ESTABLISHMENT OF COMMERCIAL OFFICE: 

A. COST ESTIMATES FURNISHED BY VIENNA CONTRACTING OFFICER: 

1) SWATEK AND SZERNY (HEATING, VENTILATION, SANITARY, 

HEAVY DUTY AND LOCKSMITH WORK) U.S. $43,242.00 

2) VORLAUFER (CARPENTRY WORK AND PARTITION 

WALLS) $38,518.00 

3) BLASCH (SUSPENDED CEILINGS) $20,253,00 

4) CZERNOHORSKY (ELECTRICAL INSTALLATION 

AND TRANSFORMER) $21,721.00 

5) DOLENZ (VERTICAL BLINDS) $2,760.00 

6) AURAL (SIGNS) $1,539.00 

7) PHILIPS (LOUDSPEAKER SYSTEM) $2,243.00 
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8) BARTENBACH (LIGHT FIXTURES) $4,755.00 

9) LANG (TRANSPORTATION CONTRACTOR) $10,236.00 

1 1) FILE CABINETS, ETC. (TO BE ORDERED BY 
MOSCOW DIRECTLY FROM GENERAL FIREPROOFING 
COMPANY, U.S. A.) $4,020.00 

SUB-TOTAL $165,530.00 

VIENNA ADVISES CONTRACTS ARE IN PROCESS OF BEING AWARDED 
(EXCEPT ITEM 1 1/) AND THAT COPIES WILL BE FORWARDED MOSCOW. 

B. COST OF UPDK PRELIMINARY CONSTRUCTION. ESTIMATED AT $15,000 

C. INSTALLATION OF TELEX MACHINE, $70. 

2 ESTIMATED TOTAL ADDITIONAL FUNDING REQUIRED $180,600, NOT RPT 
NOT INCLUDING $10,810 BELOW LINE ITEMS IN FINPLAN REQUESTED FOR 
RENT AND OFFICE MACHINES.DUBS 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 18 JAN 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974MOSCOW00906 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: MOSCOW 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 97401 32/aaaabdvh. tel 

Line Count: 81 
Locator: TEXT ON-LINE 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: STATE 002688 AND MOSCOW 0232 
Review Action: RELEASED, APPROVED 
Review Authority: golinofr 
Review Comment: n/a 
Review Content Flags: 

Review Date: 28 FEB 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <28 FEB 2002 by chappeld>; APPROVED <30 APR 2002 by golinofr> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FUNDS REQUIRED TO COMPLETE MOSCOW COMMERCIAL OFFICE 
TAGS: AFSP, BEXP, AU 
To: STATE 
Type: TE 
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